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ACTION OC-06 

INFO OCT-01 EUR-06 10-03 ADP-00 CCO-OO SY-10 OCL-OO ACDA-19 

DODE-OO FBO-Ol /046W 

063419 

R 261633Z JUL 73 
FM AMEMBASSY BONN 
TO SECSTATE WASHDC 6517 
INFO AMCONSUL FRANKFURT 
USMISSION GENEVA 
AMEMBASSY LONDON 

CONFIDENTIAL BONN 10657 

FRANKFURT FOR RSS/RTC; LONDON FOR ATO FROM RCO 

E.O. 11652: GDS 
TAGS: ACOM 

SUBJECT: COMM CENTER BOTANIC BUILDING (SALT) 

REF: STATE 146042; BONN 10335 

L. RCO DOES NOT WISH TO BE ARGUMENTIVE, HOWEVER, 

TEAM CHIEF FOR SALT COMMO SITE SURVEY (FRED MORELAND) 
ASSURED ME THAT SPACE FOR SECURE VOICE INSTALLATION 
WAS SPECIFICALLY EXCLUDED REPEAT EXCLUDED FROM 
RECOMMENDED COMMCENTER LAYOUT. FLOOR SPACE REQUIRED 
FOR THE SECURE VOICE EQUIPMENT CONFIGURATION (TWO 
CIRCUITS) IS 16 X 14 FEET. 

DURING MY VISIT TO GENEVA JULY 24-25, SALT GSO (FLIGHT) 
REPORTED THAT NORTH CRU VAULT WALT. WILL BE POSITIONED 
ALONG EXISTING SUPPORT COLUMN LINE TO ACHIEVE ADEQUATE 
STRUCTURAL SUPPORT. THIS CHANGE WILL PROVIDE APPROX. 

1 17 SQUARE FEET ADDITIONAL SPACE IN ROOM 3. SECURE 
VOICE EQUIPMENT COULD BE INSTALLED IN NORTH END ROOM 3 
WITH RACKS MOUNTED PAR AT .LET. TO EAST WALL. PARTITION 
(NOT MASONARY) WITH DOOR SHOULD BE ERECTED TO PROVIDE 
INTERIOR ROOM SIZE SIXTEEN FEET LONG PLUS WIDTH OF 
ROOM 3. AIR CONDITIONING IN THIS ROOM COULD BE A 
PROBLEM. WILL AIR HANDLER UNITS USED IN PARENT ROOM 
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AND FILE ROOM AT HELSINKI BE REINSTALLED? 
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2. WITH REGARD TO RELOCATING SECURE VOICE EQUIPMENT 
FROM MISSION TO SALT BUILDING BELIEVE JOB WILL BE MUCH 
EASIER IF WE RETAIN IDENTICAL EQUIPMENT LAYOUT IN NEW 
LOCATION. CONDUIT RUNS, CABLE TERMINATIONS, ETC., 

CAN BE TAGGED AND ELIMINATE NEED FOR DEVELOPING DETAILED 
ENGINEERING DRAWINGS. 

HILLENBRAND 
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Copy: SINGLE 
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Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: worrelsw 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 
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Document Unique ID: 00 

Drafter: n/a 
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Executive Order: RR 

Errors: N/A 

Film Number: n/a 

From: BONN 

Handling Restrictions: n/a 
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Legacy Key: Iink1973/newtext/t1973079/aaaaagca.tel 

Line Count: 68 
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Original Handling Restrictions: n/a 
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